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BIEL NO. s-86:04=:/¿5' 


SPECIAL ORDINANCE NO. S- YO A A 


AN ORDINANCE approving Civil Citv 
Purchase Orders #A-47188 and #A-47189, 
with Martin Enterprises and Ron Lunz, 
Inc., respectivelv, for the Safe Housing 
and Building Standards Department of 

the Citv of Fort Wavne, Indiana. 

NOW, THEREFORE, BE IT ORDAINED BV THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Civil City Purchase Orders #A-47188 
and #A-47189, between the City of Fort Wayne, by and through 
the Civil City Purchasing Agent and the Department of Purchasing, 
with Martin Enterprises and Ron Lunz, Inc., respectively, for 
the Safe Housing and Building Standards Department of the City 
of Fort Wayne, respectfully for: 

the demolition of various structures 

throughout the City of Fort Wayne, per 

the specifications in reference #1244 

for the Safe Housing and Building 

Standards Department; 
involving a total cost of Thirteen Thousand Sixty and No/100 
Dollars ($13,060.00), (Martin Enterprises, $1,975.00; Ron Lunz, 
Inc.7'$11,085:00); all as more particularly set forthvin said 
Purchase Orders, and are by reference incorporated herein, made 
a part hereof, and are hereby in all things ratified, confirmed 
and approved. 


SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage, and any and all necessary 





approval by the Mayor. 


APPROVED AS TO FORM 
AND LEGALITY 





Bruce O. cm A City Attorney 

















Read the rst time in full and on motion by 
seconded by , ke ES 
by title and rer&fred to the Committee ; nå (and the Cit 
F 


Plan Commission for recommendation) and Public Hearing to be held after 
due legal notice, at the Council Chambers, City-County Building, Fort Wayn 
Indiana, on , the day of 

19 , 


DATE: these FE 


Read the thi 
seconded by 
passage. PASSED 

















time in full and on motion 
, and duly 
by the following vote: 





ES 
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ty 
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NAYS ABSTAINED ABSENT TO-WIT: 








TOTAL VOTES 





BRADBURY 
BURNS 
EISBART 
GiaQUINTA 
HENRY 


REDD 


III 


SCHMIDT 


STIER 


KN X cle] Nel he 
| 


TALARICO 





SANDRA E. KENNEDY, CITY CLÉRK 


Passed and adopted by the Common Council of the City of Ports, 


Wayne, Indiana, as ( z PROPRIATION) 











(SPECIAL) (ZONING-MAP) ORDINANCE ( 


on the a ZO day of 


ATTEST: (SEAL). 


7 


SANDRA E. KENNEDY, CITY CLERK ; ; : 


PRESIDING OFF 






ER 


e City of Fort Wayne, Indiana, 


ELO 


rs by me to the Mayor of 


on the / 4 day of 


.M.;E.S.T. 







SANDRA E. KENNEDY, CITY CLERK 


Approved and signed by me this 1 LER aay Of Ses, $ 3 


j re ro ) 
19 gb r at the hour of Q o'cloc al Mo, ENS.T. 





WIN MOSES, JR., MAYOR 











Tab Sheet Bid Reference #1244 


Opens: 


March 6, 


1986 At 10:00 A.M. 


Demolitions - Safe Housing 


COMPANY NAME 


Butler & Butler 


Gaines Const. 


L-I. Griffin 


Jackson Wreck 


Ron Lunz 


Martin Ent. 


Miller Asso 


R. Ness Exc. 









2522 520 2323 1213 1405 724 2420 135 1706 1320 
Bowser E. Bracken Euclid Fairfield S. Hanna Hugh Smith Suttenfi E. Wayne Winter 
2,800 2,450 2,400 590.00 3,100 
1,975 2,225 2,175 550.00 2,365 
2,166 EN 2,166 585.00 2,730 
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CITY OF FORT WAYNE 
DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 940 
FORT WAYNE, INDIANA 46802 
BID REFERENCE 4 _ 1244 č 
DATE _ FEBRUARY 10, 1986 


DUE DATE MARCH 6, 1986 AT 10:00 A.M. 


Department receiving bid items SAFE HOUSING AND BUILDING DEPARTMENT 


124 W. WAYNE STREET, SUITE 204 č 


WAYNE, INDIANA 46802 


Bid Bond Required NO YES CI AMOUNT _5% 
Performance Bond Required NO VES: 2x AMOUNT _ 100% 
Affirmative Action ON FILE XXX ATTACHED 


Prompt payment discounts will be allowed as follows: > e 
if paid within AAA 


NO 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. Ae 


The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in that regard the bidder agrees to be 


‘bound by same and be bound to the amount of his/her bid for a 


period of sixty (60) days. 


Richard Ness Excavating & Trkg. Co.,Inc, 


Name of 







ent 





(signature) 


Address? Hitzfield st. 


City Huntington, IN 46750 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT OF THE MBE/WBE GOALS 
OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 
ee UN ERACT 


(a) 


(b) 


(c) 


(d) 


One. 12/84 


X The undersigned firm certifies that it is an 
/WBE) Contractor (cross out inapplicable provision). 


For MBE specify percentage of minority ownership 3. 
For WBE specify percentage of women ownership SL 3, 


The undersigned certifies that they are a joint 


venture in which the following (MBE/WBE) firm 


(cross out inapplicable provision) 


is a joint venture partner. ~ 


The MBE/WBE (cross out inapplicable provision) firm 
shall have % participation (employees) 3 
participation (costs) in this project. 


Specify the percentage of minority/women ownership 
in the MBE/WBE firm %. (cross out inapplicable 
provision). 


The undersigned commits % of the total bid price 
as å subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as sub- 
contractors are the following: 


Name of Firm Address Type of Work 
b. 
2: 
Se 


The undersigned commits % of the total bid price 
as a subcontract to women business enterprise partici- 
pation. The WBE firms which are proposed as subcon- 
tractors are the following: 


Name of Firm Address 2 Type of Work 
fe 
2: 
3: 
I - 5 


IFB Services 


Fed 


(e) Complete (1) and (2) below if participation goals 
of 15% MBE and 12% WBE have not been met: 


L's My Company cannot meet the participation goals 
for the following reasons: 


2. We have taken the following steps in an attempt 
to comply with these participation goals: 





Contractor Contractor 


By : A d By 
Its President . Its 


7 12. Performance Bond. The successful bidder, at the time 
of signing the contract will be required, at his own expense, 
to furnish a bond guaranteeing faithful execution of the contract, 
in full amount of the contract price, executed by the bidder 
and a surety company admitted to do business in Indiana, on 
the bond form provided or approved by the City. The Performance 
Bond shall contain the following clause: "The said Surety, 
for value received, hereby stipulates and agrees, that no change, 
extension of the time, alteration or addition to the terms of 
the contract or to the work to be performed thereunder, or the 
specifications accompanying the same, shall in any way affect 
its obligation on this bond, and it does hereby waive notice 
of any change, ‘extension of time, alteration or addition to 
the terms of the contract, or to the work or specification. 


GE ako Councilmanic Approval and Ratification of Contract. 
This agreement, although executed on behalf of the City by the 
Mayor and the Purchasing Agent shall not be binding upon the 
City unless and until the contract has been ratified and approved 
by the Common Council of the City of Fort Wayne, Indiana. EE 
the Common Council fails to approve the contract within ninety 
days after the date of bid opening, then the contractor shall 
not be bound to the contract unless he/she/it elects to be so 
bound. 


OFC l2/84 I - 6 
IFB Services 
Fed 


DEMOLITION PRICE PER UNIT 


2522 BOWSER STREET $ | 2,166.00 
520 E. BRACKENRIDGE $ 2,440.00 
2323 EUCLID AVENUE $ 2,166.00 
1213 FAIRFIELD $ 585.00 
1405 SO. HANNA $ 2,390.00 
724 HUGH STREET $ 1,946.00 
2420 SMITH STREET $ 2,260.00. 
135 E. SUTTENFIELD $ 585.00 
1706 E. WAYNE STREET $ 585.00 
1320 WINTER STREET g 2,130.00 
TOTAL $ 17,853.00 


WORK CAN BEGIN IN 10 DAYS 


_ BID REFERENCE #1244 


-3- 


CERTIFICATION OF BIDDER/VENDOR 
VV ENDOR 


The undersigned, on behalf of itichard Ness lixcav. & Trky,Co.,Inc. 
SOA ESN ee & LTKH,UOe,iDG, e 


, does hereby make the following representations 





to the City of Fort Wayne, Indiana. 
WHEREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, Indiana, has passed an ordinance con- 
demning the apartheid policies of the country of South Africa; 
WHEREAS, Council's ordinance requires that all persons, 
firms or corporations submitting bids to the City, for goods and 
services, certify, as part of the bid, that such entity does not 
Support the policies of apartheid in South Africa. 
The undersigned states, on behalf of Nichard Ness Excav. & Trkg. 
does not support or endorse the policy of apartheid in South Africa. 
IN WITNESS WHEREOF, this Certification has been signed 


„ends 6 th day of March do ME; 
MEE MET ORE A RD nl 7 MA 


Richard Ness lixcav, & Trkg o Co.,Inc. 
(Name of Bidder/Vendor) 


(Name and Title o 






: President 
Person Signing) 
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CITY OF FORT WAYNE 





DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 940 
FORT WAYNE, INDIANA 46802 


BID REFERENCE # 1244 
DATE FEBRUARY 10, 1986 
DUE DATE MARCH 6, 1986 AT 10:00 A.M. 


Department receiving bid items _SAFE HOUSING AND BUILDING DEPARTMENT 


124 W. WAYNE STREET, SUITE 204 
A AA AAA UA LUT 2 


T WAYNE, INDIANA 46802 


Bid Bond Required NO YES CX AMOUNT 5% 
Performance Bond Required NO VES _X AMOUNT _ 100% 
Affirmative Action ON FILE ATTACHED 


Prompt payment discounts will be allowed as follows: 5 
if paid within days. 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. 2 


The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in that regard the bidder agrees to be 
bound by same and be bound to the amount of his/her bid for a 


Name of Cor 


period of sixty (60) days. 





2522 BOWSER STREET 


520 E. BRACKENRIDGE 


2323 EUCLID AVENUE 


1213 FAIRFIELD 


1405 SO. HANNA 


724 HUGH STREET 


2420 SMITH STREET 


135 E. SUTTENFIELD 


1706 E. WAYNE STREET 


1320 WINTER STREET 


WORK CAN BEGIN IN 


DEMOLITION PRICE PER UNIT 


TOTAL 


_ BID REFERENCE #1244 


. 


CADRE ER 
¢ 480 + 
ET Le 
A zij 


LET 


PE DAYS 


CERTIFICATION OF BIDDER/VENDOR 
eee VENDOR 





Pe MADE JE S ħ 


, does hereby make the following representations 


The undersigned, on behalf of fl jo 








to the Citv of Fort Wavne, Indiana. 

WHEREAS, it is acknowledged that the Common Council 
of the-Citvunt Fort Wayne, Indiana, has passed an ordinance con- 
demning the apartheid policies of the country of South Africa: 


WHEREAS, Council's ordinance requires that all persons, 


Eh 


irms or corporations submitting bids to the City, for goods and 
services, certify, as part of the bid, that such entity does not 
support the policies of apartheid in South Africa. 


The undersigned states, on behalf of 





that 
ONE Ġa EE AR O O a ale 
does not support or endorse the policy of apartheid in South Africa. 
IN WITNESS WHEREOF, this Certification has been signed 


GENTS day of 


po 7 








(Name of Bidder/Vendor) 





(Name and Title of Person Signing) 
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CITY OF FORT WAYNE 
DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 940 
FORT WAYNE, INDIANA 46802 
BID REFERENCE # _ 1244 č 
DATE _ FEBRUARY 10, 1986 


DUE DATE MARCH 6, 1986 AT 10:00 A.M. 


Department receiving bid items _SAFE HOUSING AND BUILDING DEPARTMENT 


124 W. WAYNE STREET, SUITE 204 





WAYNE, INDIANA 46802 


Bid Bond Required NO VES SX AMOUNT _5% 
Performance Bond Required NO VES X AMOUNT _ 100% 
Affirmative Action ON FILE Y ATTACHED 
Prompt payment discounts will be allowed as follows: O % 
if paid within days. 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. ies 

The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in that regard the bidder agrees to be 
bound by same and be bound to. the amount of his/her bid for a 
period of sixty (60) days. 


(arte sång Co. 
Name of Company 





2522 BOWSER STREET 


520 E. BRACKENRIDGE 


2323 EUCLID AVENUE 


1213 FAIRFIELD 


1405 SO. HANNA 


724 HUGH STREET 


2420 SMITH STREET 


135 E. SUTTENFIELD 


1706 E. WAYNE STREET 


1320 WINTER STREET 


DEMOLITION PRICE PER UNIT 


TOTAL 





_ BID REFERENCE #1244 


2300-00 


RK GE) oa 





ANO 





THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT OF THE MBE/WBE GOALS 
OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 


OE: 


(a) 


(b) 


ME The undersigned firm certifies that it is an 
(MBE/WBE) Contractor (cross out inapplicable provision). 


For MBE specify percentage of minority ownership {QG 3. 
For WBE specify percentage of women ownership an 78. 
MDE The undersigned. certifies that they are a joint 
venture in which the following (MBB/WBE) firm Win E- 


(cross out inapplicable provision) 
is a joint venture partner. 





The MBE/WBE (cross out inapplicable provision) firm 
shall have. XL $ participation (employees) eg 
participation (costs) in this project. 


Specify the percentage of minority/women ownership 
in the MBE/WBE firm 5/ 3. (cross out inapplicable 
provision). 


The undersigned commits (993 of the total bid price 
as a subcontract to minority business enterprise parti- 





.ċigpatien. The MBE firms which are proposed as sub- 


12/84 


contractors are the following: 


Name of Firm Address Type of Work 
len 
25 
I 


The undersigned commits 2%. 6E the total bid prices 
as a subcontract to women business enterprise partici- 
pation. The WBE firms which are proposed as subcon- 
tractors are the following: 


Name of Firm Address Type of Work 
Lets eth erine Hen dl Tr ba ki EG 
ile 

I- 5 


IFB Services 


Fed 


(e) Complete (1) and (2) below if participation goals 
of 15% MBE and 12% WBE have not been met: 


de My Company cannot meet the participation, goals 
for the following reasons:, Søn dS 
hat Vs e ll AMLO TON CAES 


iS 






4 





YW, ke 














Lis We have taken the following steps in an attempt 
to comply with these participation goals: 





å y 7 


å EN 
+ fa 2 ` 
BA UC E 








TE iss ALM Az U ET 5 
contractor Contractor 
4 / Y : 
as | ES ee EE By Rene eran Es 
- —— 
RE er e SIE its) - L) ADA Eie 


F 
ii 


/0 12. Performance Bond. The successful bidder, at the time 
of signing the contract will be required, at his own expense, 
to furnish a bond guaranteeing faithful execution of the contract, 
in full amount of the contract price, executed bv the bidder 
and a surety company admitted to do business in Indiana, on 
the bond form provided or approved bv the Citv. The Performance 
Bond shall contain the following clause: "The said Suretv, 
for value received, herebv stipulates and agrees, that no change, 
extension of the time, alteration or addition to the terms of 
the contract or to the work to be performed thereunder, or the 
specifications accompanying the same, shall in any way affect 
its obligation on this bond, and it does hereby waive notice 
of any change, ‘extension of time, alteration or addition to 
the terms of the contract, or to the work or specification. 





Lås Councilmanic Approval and Ratification of. Contract. 
This agreement, although executed on behalf of the. City by the 
Mayor and the Purchasing Agent shall not be binding upon the 
City unless and until the contract has been ratified and approved 
by the Common Council of the City of Fort Wayne, Indiana. If 
the Common Council fails to approve the contract within ninety 
days after the date of bid opening, then the contractor shall 
not be bound to the contract unless he/she/it elects to be so 
bound. ; í 


OLE 12734 I - 6 
IFB Services 
Fed 


CERTIFICATION OF BIDDER/VENDOR 
EN VENDOR 


The undersigned, on behalf of 





, does hereby make the following representations 





to the City of Fort Wayne, Indiana. 

WHEREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, Indiana, has passed an ordinance con- 
demning the apartheid policies of the country of South Africa; 


WHEREAS, Council's ordinance requires that all persons, 


Eh 


irms or corporations submitting bids to the City, fer goods ana 
Services, ‘certify, as part of the bid, that such entity does not 
Support the policies of apartheid in South Africas, 

The undersigned states, on behalf of E Cnet 
(~~ VA ; that [Ve ġ ? ŻI 


dees not support or endorse the policy of apartheid in South Africa. 


IN WITNESS WHEREOF, this Certification has been signed 


Enis TIA day of ilas : LG 
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CITY OF FORT WAYNE 
DEPARTMENT OF PURCHASING 


ONE MAIN STREET - ROOM 940 
FORT WAYNE, INDIANA 46802 


BID REFERENCE # _ 1244 
DATE _ FEBRUARY 10, 1986 
DUE DATE MARCH 6, 1986 AT 10:00 A.M. 


Department receiving bid items _SAFE HOUSING AND BUILDING DEPARTMENT 


124 W. WAYNE STREET, SUITE 204 


T WAYNE, INDIANA 46802 


Bid Bond Required NO YES” UX AMOUNT _5% 
Performance Bond Required NO YES: =z AMOUNT _ 100% 
Affirmative Action ON FILE X ATTACHED 


Prompt payment discounts will be allowed as follows: 
if paid within days. 


oe 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. 


The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in'that regard the bidder agrees to be 
bound by same and be bound to the amount of his/her bid for 'a 
period of sixty (60) days. 





(ete) 
Address PO. Bet TAA 


2522 BOWSER STREET 


520 E. BRACKENRIDGE 


2323 EUCLID AVENUE 


1213 FAIRFIELD 


1405 SO. HANNA 


724 HUGH STREET 


2420 SMITH STREET 


135 E. SUTTENFIELD 


1706 E. WAYNE STREET 


1320 WINTER STREET 


WORK CAN BEGIN IN 5 DAYS 


DEMOLITION PRICE PER UNIT 


v ms 2 le 3 ff Cf fF eo <A 


1975.00 
2225.00 
2175.00 
600.00 
2325.00 
1975.00 
2175.00 
550.00 
550.00 


2365.00 


TOTAL $ 16915.00 


_ BID REFERENCE #1244 


CERTIFICATION OF BIDDER/VENDOR 
ee NINN 


The undersigned, on behalf of Martin Enterprises Inc. 


, does hereby make the following representations 





EO the City of Fort Wayne; Indiana. 

WHEREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, Indiana, has passed an ordinance con- 
demning the apartheid policies of the country of South Africa; 


WHEREAS, Council's ordinance requires that all persons, 


mh 


irms or corporations submitting bids to the Citv. for. goods- and 
services, certify, as part of the bid, that such entity does not 
support the policies of apartheid in South Africa. 
The undersigned states, on behalf of Martin 
Enterprises Inc, ‚ that Martin Enterprises Inc. 
does not support or endorse the policy of apartheid in South? Africa. 


IN WITNESS WHEREOF, this Certification has been signed 


r 


this 6th day of March 1986 


Martin Enterprises Inc. 
(Name of Bidder/Vendor) 








(Name and Titlé of Person Signing) 
President 
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DIGEST ‘SHEET 


TITLE OF ORDINANCE: SPECIAL 
DEPARTMENT REQUESTING ORDINANCE: PURCHASING 


SYNOPSIS OF ORDINANCE: AA 


An ordinance approving Civil City Purchase orders #A-47188 and 
A-47189 with respect to the demolition of various structures 
throughout the City of Fort Wayne. Per the specifications in 
reference #1244 for the Safe Housing and Building Standards. 


EFFECT OF PASSAGE: 


Demolition of structures will rid the City of Fort Wayne of 
unsafe housing. 


EFFECT OF NON-PASSAGE: 


A continuation of unsafe and public nuisances to the citizens 
of the community. 


MONEY INVOLVED (Direct costs, Expenditures, Savings): 
Martin Enterprises #A-47188 $1,975.00 
Ron Lunz, Inc #A-47189 S11,085:00 


ASSIGNED TO COMMITTE (President): 


BILL NO. S-86-04-15 








REPORT OF THE COMMITTEE ON FINANCE 
EEE 
WE , YOUR COMMITTEE ON FINANCE TO WHOM WAS 
REFERRED AN (ORDINANCE) (RESREXXIARX ) approving Civil City 


747188 and #A-47189, with Martin Enterprises and 
Re EE SEN 


for the Safe Housing and Building 


spectivel 
ET NT 


> pat ee 


w 
HAVE HAD SAID (ORDINANCE) (RESSXUEXON ) UNDER CONSIDERATION AND BEG 





LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


O, e 


NO 











MARK E. GiaQUINTA 


CHAIRMAN A A ere lets ie 


CAER CHARLES B. REDD 
> VICE CHAIRMAN 









22) PAUL M. BURNS 





ANET G. BRADBURV 


EE JAMES S. STIER 
NO AIEN 


CONCURRED IN SANDRA E. KENNEDY 
CITY CLERK 











